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INTERSTATE ROUTE 78 


The Mayors, Town Mngineers and Planners of Union, Maplewood, Hillside 
and Irvington met with the Commissioner and members of our engineer- 
ing staff on March 28 for a review of our studies of Interstate Route 


78 alignment alternates that might affect their home municipalities. 


Previous meetings and public hearings have cleared alignment for 38 
miles of the route immediately west of the Springfield to Newark area, 
We hope to present an alignment through this area at a public hearing 


late this spring or early summer. 


The review was aimed at acquainting the municipal officials with all 
facets of our alignment studies in order that they might offer sugges- 
tions for our review and possible incorporation before the public 


hearing. 


Attending were representatives of the Federal Bureau of Public Roads, 
Mayor Biertuempfel of Union, Mayor ‘em of “*laplewood, Mayor Lovell of 
Irvington, and Mayor DiBuono of Hillside. Although interest in our 
studies was high, especially concerning building displacements and tax 
ratable effect, there were no alternate proposals suggested. Copies of 
all charts and location exhibits were furnished the officials following 


the session. 


Detailed descriptions of the three alignment alternates outlined at 


the session are included elsewhere in this report. 


NICOF RESEARCH LIBRARY 
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WHITE LINES 


Late this month we will receive competitive bids on a contract for 
renewing the white painted traffic lines along the outer edges of 
our highways in 8 southern counties of the State. The highways 
involved are located in Cape May, Cumberland, Salem, Gloucester, 
Camden, Burlington, Atlantic and Ocean Counties. Laid end to end, 
the 8,822,780 feet of lines to be painted would stretch from Trenton 


to Denver. 


In addition, nearly a quarter million feet of highway center lines 
Will be repainted as part of the preject. This work will be concerned 
only with Route 33 (Trenton to Ocean Grove) in Mercer, Middlesex and 
Monmouth Counties; and Route U.S. 322 between Route 50 at Mays Landing 


and Main Street, Pleasantville. 


Painting the center lines on most of the state highway system will be 
handled by our own maintenance forces, as in the past, due to the 
relatively more tedious process involved in laying down the dashed 


and solid line. combinations. 


This month's white line contract will be the second of the current 
season. Bids were received on an earlier contract covering state 
highways in 13 northern counties March 23. The low bid was $85,))7 
and the contract of relatively the same size as the anticipated one. 


WASHINGTON VISIT 


The Commissioner, State Highway Engineer, the director of our Division 


WASHINGTON VISIT, contd. 


of Railroad Transportation and the Commissioner's executive assistant 
had a breakfast meeting with members of the New Jersey congressional 
delegation on epapon April 5, in Washington, D.C. Purpose of the 
meeting was to acquaint these people with details of the Transit Plan, 
which had been released for publication the day before, as well as to 
present each with a copy of the report in person and discuss other 


matters related to the Department. 


Following breakfast the Highway Commissioner went to "the hill" with 
Senator Williams. Later in company with Representative Canfield he 
went to the House and met, among others, Chairman Blatnick whose special 
sub-committee is investigating the progress and conduct of the Federal 


highway program. 
A.H.O.N.A.S. CONVENTION 


Representatives of the Department actively particpated in the 26th 
annual meeting and convention of the Association of Highway Officials 
of the North Atlantic States that was held March 30, 31, and April 1 


in Philadelphia. 


This organization is one of four regional units that make up the 
American Association of State Highway Officials, which formulates 

and recommends technical standards of highway design and construction 
for national use. The AHONAS region includes Maine, New Hampshire, 


Vermont, Massachusetts, Rhode Island, Connecticut, New York, New Jersey 
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A.H.O.NA.S. CONVENTION, cont'd. 


Pennsylvania, Delaware, Maryland, and the District of Columbia. 


Personnel of our Department participated in three of the five sessions 
of the convention by presenting papers on Accident and Operating Ex- 
perience at Ramps, Interchange Deisgn Problems and Ramp Connections 
with Local Roads, Public Information and Legislative Action, and Work 


Area Protection. 


State Highway-Engineer Otto H. Fritzsche, who presided at the second 
session of the Convention, was later elected Vice President of AHONAS 
--a move that traditionally means election as president in the succeeding 


yeare 
INTERSTATE ROUTE 80 


There have been two important developments concerning Interstate Route 
80 during the past month: a major construction contract, and a key 


public hearing. 


On March 2) the Department scheduled an April 20 public hearing to link 
previously set alignment sections to the east and west. The hearing will 
cover 13.2 miles of the route between the westerly Passaic County line 
and Route 53 east of Denville. The section lies partly in Essex and 
Morris Counties. The hearing will pave the way for final detailed 
engineering to progress along the continuous 45 mile stretch between 

the George Washington Bridge and a connection with existing Route U. 5S. 


6 west of Netcong. 
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INTERSTATE ROUTE 80, cont'd. 


The major construction contract was the eagay of competitive bids on 
March 29. The lowest of 10 bids received was $2,118,501. It covers 
grading and paving an additional 1.8 miles of the route that will link 
neesetene undertaken Route 80 construction with Route 6 east of Netcong 
and in so doing permit U. S. 6 users to completely by-pass Dover on 


a six-lane freeway. 


Detailed information concerning both the public hearing announcement 
and the construction contract are contained in newsreleases that are 


included elsewhere in this report. 
ROUTE 2) FREEWAY 


A three-dimensional scale model showing two design and alignment 
possibilities for the proposed new Route 2h Freeway in. the Florham 
Park area of Morris County was put on public display early this month 


and later figured in a public meeting held by imunicipal officials there. 


The 9-foot long and 30-inch wide model, made in the model shop of the 
Department's Bureau of Public Information, embraces a 370-acre section 
of Florham Park and a 280-acre portion of Chatham Township. A 2-mile 
long section of the Freeway as it would look upon completion runs the 
length of the model. <A photograph of the model and further inforiation 


concerning the route are included elsewhere in this report. 


+} 


Preliminary location and design studies of the freeway, which would serve 


‘3 - 


traffic now using congested Route 2; between Springfield and Morristown 


4¥ Ve ik. 
a in Paya x eet: 
; A tes 


cc A 
Py ae t “4 
edt at ebia _febun Shae tank Sr 


onsdmes .aoromeotnl Shae Fe cares 
vnc OES e Bae Fae Oe 
cont at® Yo setting uit 


ale ie dager 


le 


eyeas 


6. 


ROUTE 24 FREEWAY, cont'd, 


have been underway for the past several months. The Department expects 


to shortly schedule a public hearing on the entire stretche 


The Florham Park meeting was held by local officials for the purpose of 
sounding out local opinion on the two alignment and design possibilities 


shown on the model. 
PUBLIC HEARINGS. 


During the past month the Department scheduled and held a public hearing 
on its proposed revision of the Route 4 (Broadway) and Route 20 (McClean 
Blvd.) intersection in Paterson. Currently a small traffic circle 
handles the traffic flow. The revision will include two overpass 
bridges to eliminate cross traffic. Actual construction is expected 

to get underway this spring. A map showing the proposed interchange 


is included elsewhere in this report. 
WOODBRIDGE AVENUE OVERPASS 


As an aftermath of our March 23 public hearing on a proposed new over-= 
pass that would carry Woodbridge Avenue in Edison Township, Middlesex 
County, over Route Ue. S. 1 just south of the present traffic signal 
controlled grade intersection, a delegation of the Township's officials 
met with the Commissioner early this monthe Their purpose was to pre=- 
sent three alternate proposals that they felt would meet with a more 
popular reception locally. The Department is currently reviewing the 


alternates. 
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CONSTRUCTION REVIEW 


In addition to the new Route 80 construction, among other contracts 
that were bid on and awarded during the past month were two major 
construction projects that totaled over $1 million and will add much 


to the safety margin being offered New Jersey motorists. 


The largest of these two projects involves construction of a new 
cloverleaf interchange at the dangerous Milltown Road-Route U.S. 1 
intersection in Middlesex County. This $897,467 project will result 

in through Milltown Road traffic overpassing Route U. S. 1 as well as 
complete modernization of Route 1 between the Route 130 traffic circle 
and Lehigh Valley Railroad, a distance of more than one mile. The 
revamped Route 1 in this area will be of the same design character as 
the 19 mile Liston recently completed between Trenton and North Bruns- 
wick Township with a concrete center barrier, wider traffic lanes and 


10-foot wide hard surfaced shoulders. 


The second of these new safety projects consists of resurfacing nearly 

2 miles of a nerencusls: worn Route section through Teaneck, Englewood 
and Fort Lee and replacing experimental sections of center barrier with 
the standard solid concrete typee This project will cost $232,621 to 


complete. 


Additional safety construction projects that were advertised for early 
construction during the month included improvements proposed for a portion 


of Route U. S. 22 in Phillipsburg and Route U.S. 30 (Admiral Wilson Blvd.) 
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CONSTRUCTION REVIEW, cont'd. 


in Camden. The Route 22 project consists of Sieaie five center island 
openings and building three jug handles. The Route U. S. 30 project will 
provide two new pedestrian overpasses, a continuous concrete center barrier, 
& a completely resurfaced highway between the Camden Airport Circle and 
Ben Franklin Bridge plaza. Bids on these projects will be received early 


next month. 
TRANSIT PLAN REPORT 


The Division of Railroad Transportation's report on. New Jersey's rail 
transportation problems and recommendations for improvement of the situation 
was publicly released early this Month (April 4). It was given wide press 
coverage and appears from all indications to have been received favorably 
on the broad scale. Initial distribution included personal delivery and 
mailing approximately 500 copies of the printed report. Subsequent re- 
quests have boosted this total to about 1,200 copies. A condensation of 


the report's coverage and recommendations is included in this report. 
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MEETINGS 


In addition to the routine staff and other meetings, the following 


are a few of the conferences and meetings held during the month: 


March 9 = Met in New York with officials of two commuter railroads 
to discuss programing concerned with alleviation of the 


transportation problem. 


‘March 10 = Visited by Senator Weber and a Cumberland County newspaper 


editor concerning highway problems in that area. 


March 11 - Met with officials of the Pennsylvania Railroad concerning 


transportation matters, 


March 1) - With the Governor attended a meeting with newspaper 


officials in the Downtown Club, Newark. 
March 17 = Visited by Senator Ridolfi re local matters. 


Met with General Counsel of the Associated Railroads of 


New Jersey concerning legislation. 


March 18 = Substituted for Governor Meyner at a meeting with President 
Alpert of the New York, New Haven and Hartford at a meeting 


in the Park Lane Hotel in New York, 


March 21 =~ Met with representatives of the accounting firm of Peat, 
Marwick, and Mitchell for a review of departmental accounting 


revisions. 
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MEETINGS, cont'd. 


March 22 = Met with Federal Bureau of Public Roads officials con- 


cerning highway program, 


March 23 = Attended meeting in Bergen County concerning the Bergen 


Redevelopment program. 


March 2) = Senator Cowgill visited with us concerning matters affecting 


his interest. 


March 25 = We were visited by a group from Springfield for discussion 


of Interstate Route 78 alignment through their area. 


March 28 = Met here with the mayors and other officials of Irvington, 
Hillside, Union, and Maplewood to furnish them with a pre- 
view of Interstate Route 78 alignment location and effect 
in their towns. 

March 29 - Attended sessions of the Association of State Highway 

=e 30 
Officials of the North Atlantic States in Philadelphia. 
April h =< Met with officials of the Federal Bureau of Public Roads 


in Washington. 


April 5 = Breakfast meeting with New Jersey Congressional Delegation 


in Washington. 


April 6 - Visited by the mayor of Edison Township re turnpike connections 


and possible east-west freeway there. 
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MEETINGS, cont'd. 


April 7 = Visited by Mayor Brown of Palisades Park regarding drainage 


problems in his area. 


April 8 - Judge Hughes met with us to discuss matters concerning the 


Villa Contracting Company. 


April 11 - Mayor of Springfield met with us to discuss alignments of 
Route 2) and Interstate 78 as related to new development 


in the Springfield area, 


With consultants of the Railroad Transportation Division 


met with Central Railroad officials, 
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BIDS RECEIVED 


Mar. 9 ~ Chemical Weed Spray 


Mar. 9 = 


Mar. 9 = 


Mar.10 - 


Mar.16 - 


Mar.16 - 


Mar.23 - 


Mar.29 = 


"South" Contract 
Dapero Tree erts, Summit $7,412.89 


Chemical Weed Spray 
"North" Contract 
Dapero Tree erts, Summit 8,157.05 


Painting - Route U. S. 9 
Thomas A, Edison Bridge 
Woodbridge Twp. & Sayreville, Midd. Co. 


Roseland Painting & Decorating Co. 68,900.00 
Evergreen Park, Ill. 


Painting - Route 36 - Shrewsbury River Bridge 
Painting - Route 35 - Cheesequake Creek Bridge 
Monmouth County. 


Roseland Painting & Decorating Co., 12,000.00 
Evergreen Park, Ill. 


Painting - Route U.S. hO - Inside Thorofare 
Bridge - Atlantic City, Atlantic County. 


Nicholas Bros. Painting Co., Long Island City. 17 5336.00 


Route U.S. 1 and Milltown Road 
N.Brunswick Township, Middlesex County 
Hess Brothers, Parlin 897 5467.05 


Route 28 - 
Roselle Park, Union County 


Construction Service Co., Bound Brook 549,785.20 
N.Je State Teachers College - Planting 

Jersey City, Hudson County 

Mercer Contracting Corp., Trenton 1,719.30 
Painting - Center, Inside and Outside Edge 

Traffic Lines on Existing Highways 

Lombardi Striping Corp., Berkeley Heights 85 547.32 
Interstate Route 80 

Roxbury Twpe & Mt. Arlington, Morris County 

Conduit & Foundation Corp., Philadelphia 2,118,501.70 
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CONTRACTS AWARDED 


Mar. 1h - 


Mar. 15 = 


Mar, 18 « 


Mar, 18 . 


Mar. 18 - 


Mar. 2) - 


; Mar. 2h ee 


Pulaski Skyway Painting 


Hudson and Essex Counties 


J. I. Hass Co., Jersey City $296,740.00 


Route 208 Interchanges 
Bergen and Passaic Counties 
Samuel Braen's Sons, Hawthorne 1,066,285 .88 


Chemical Weed Spray 
"South" Contract 


Dapero Tree Experts, Summit 7,412.89 


Chemical Weed Spray 
"North" Contract 


Dapero Tree Experts, Summit 8,157.05 


Painting ~ Rte. U.S. hO - Inside Thorofare Bridge | 
Atlantic City, Atlantic County 


Nicholas Bros, Painting Co., Long Island City. 17 , 336200 


Route U. S. 1 and Milltown Road 
N. Brunswick Township, Middlesex County. 
Hess Brothers, Parlin 897 ,467.05 


N.J. State Teachers College - Planting 
Jersey City, Hudson County. 


Mercer Contracting Corp., Trenton | 1,719.30 


Painting - Rte. U.S. 9 - Thos. A. Edison Bridge 
Woodbridge Township and Sayreville 
Middlesex County. 


Roseland Painting & Decorating Co., Evergreen 
Park, Ill. 68,900.00 


Painting - Rte. 36 - Shrewsbury River Bridge 

Painting - Rte. 35 - Cheesequake Creek Bridge 

Middlesex County. 

Roseland Painting & Decorating Co., 12,000.00 


Evergreen Park, Ill. 


Painting - Center, Inside and Outside Edge 
Traffic Lines on Existing Highways 


Lombardi Striping Corp., Berkley Heights 85 L732 
Route 28 - Roselle Park, Union County 
Construction Service Co., Bound Brook 549,785.20 
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Reerepert to Governor covert B. Meyner and the Legislature on 
ew Jersey's rail transportation problem prepared by Commissioner 
Palmer described the development of the current transportation 
crisis as ".... a cumulative situation reflecting not only growing 
population but changing travel habits....the result of our higher 
Sianderd of living, mounting prosperity, shorter work week and 
the fact that automobiles are now considered a necessity, no 
longer a luxury....(automobiles are) a peg Ves our American 
way of life." 


- 


The report emphasized that the adoption of the automobile as the 
Fe: favorite transportation vehicle has caused large expenditures of 
: public funds to be made at all levels of government to create 
facilities to accommodate it--turnpikes and parkways, bridges 
and tunnels--parking areas and service facilities. With the 
addition of each new facility, travel by auto from home to desti- 
nation is made more convenient except that during the peak hours 
the highway improvements are unable to keep pace with the demand. 
The sharp decline in off-peak hour use of the rails coupled with 
rising operating costs has caused the railroads to curtail opera- 
tions, forego maintenance and raise fares in futile attempts to 
_ | decrease deficits. With each curtailment and fare increase more 


commuters resort to the highways, compounding the problem. 
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The report explains the accounting system that the ICC requires 

each railroad to follow in reporting its entire operations and 

lists the revenues and costs pertaining to suburban operations 

on the ten railroads now carrying passengers in New Jersey. The 
report lists deficits for the year 1959 at the rate of $27,579,917.00 
on a fully distributed basis (ICC Uniform System of Accounts). 


THE REPORT RECOMMENDS CONTRACTS FOR SERVICE 

The rate at which suburban service is deteriorating and the 
apparent lack of enthusilasr at the Federal level to either alter 
the Transportation Act of 1958 to make it more difficult to 
terminate suburban service or to provide financial assistance 

to carriers or to public bodies organized to cope with trans- 
portation problems, makes it imperative that the State take some 
action to forestakl a complete breakdown in rail service while 
programs to reduce operating deficits and to accomplish long- 


range objectives are advanced. 


The report recommends that all suburban rail carriers be put 
under Contre Hts operate a specified schedule at established 
rates and that for the fiscal year 1960-1961 an appropriation of 
$6,000,000.00 be provided for this purpose. The amount that any 
one carrier will receive will be determined by the total of the 
car-miles operated in suburban service under schedules included 
in the contract in proportion to the car-miles operated by all 
carriers applied to the amount of the appropriation. The report 
states that even though deficits amount to over $27,000,000.00 


as computed by ICC methods, the Division is of the opinion that 
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adequate service on the essential routes can be placed under 
contract at rates not appreciably higher than now in effect or 
applied for with an appropriation of $6,000,000.00 for the first 
year. Purchase of service by contract is considered by the report 
to be a temporary measure to maintain service while improvements 
and consolidations are accomplished. The amount of the appro- 
priation required in subsequent years would depend upon local 
needs, patronage and success of efforts to reduce operating 
deficits through certain consolidations and traffic rerouting 


projects. One such proposal anticipates rerouting all Jersey 


Central trains on the main line from Cranford to Penn Station, 


Newark via the Lehigh Valley and Pennsylvania Railroad tracks. 


The report also recommends that the New York-New Jersey Trans- 
portation Agency develop legislation in the two States that would 
require the Port of New York Authority to acquire 90 new cars for 
the H & M, leasing them to the H & M under terms most satisfactory 
to the two States that the Authority is able to negotiate. With 
new cars and with an expedited program for rehabilitation of 
power and signal systems the H & M could accommodate the Jersey 


Central traffic from Newark to Hudson Terminal in Manhattan. 


CAMDEN AREA 

The report discusses the progress that has been made in the 
Camden area towards improving rail transit and recommends that 
for the year 1960-1961 an appropriation of $1,000,000.00 be made 
to be used for grade separations on the Haddonfield-Kirkwood line 
Berit ari progress in proportion to the claimed advantages of this 


project materializes, subsequent allotments be made not to exceed 


$3,000,000.00. 
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THE REPORT'S LONG RANGE PROGRAM 


"A long range plan must be developed and adopted in principle; 
the ultimate goal defined and each improvement action taken as 
a step toward its accomplishment," is quoted from the first 
paragraph under the report's Long Range Program. The objective 
is to eliminate the duplication of facilities resulting from 
the transfer at the Hudson River, substitute rapid-transit type 
service on certain existing rights-of-way; provide "park-and- 
ride" facilities at intersections of rail and major highways 
and place under the operation or control of one agency the rail 
transit facilities, all motorbus routes, park-and-ride facilities, 
etc. The report says "only under co-ordinated operation can a 
mass transportation network of bus and rail facilities be self- 


sustaining." 
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_ 2s OF PUBLIC INFORMATION 


i Waye'Aup’ Trenton TUxedo 2-3000- Ext. 431-432 


LIED 

Rt. 2h Freeway Model 
Florham Park-Chatham 
Morris and Union Counties 


Eran ton; April 1 - A three dimensional scale model showing two design and 
alignment possibilities for the proposed new Route 2 Freeway in the Florham 
Park area went on public display at the Florham Park Municipal Building, 203 
Ridgedale Avenue, today. 

The 9-foot long and 30-inch wide model, made by Highway Department personnel, 
includes a 370-acre section of Florham Park and a 280-acre portion of Chatham 
Township. More than 550 houses are shown in the model, which covers the area 
between Passaic Avenue, Chatham Township and Greenwood Avenue, Florham Park. 

A 2-mile long section of the Freeway as it would look upon completion runs 
the length of the model. One alignment and design treatment shows it as a 
depressed facility in the vicinity of Brook Lake Road and the Beechcrest de-~ 
velopment. This alignment is north of Beechcrest. 

A second alignment and design treatment included in the model shows the 
freeway as it might appear if it were to pass south of Beechcrest and overpass 
Brook Lake Road. 

Preliminary location and design studies of the proposed state freeway that 
would serve traffic now using congested Route 2) between Springfield and Morris- 
town, have been underway by State Highway engineering forces for the past several 
months. 

Although long range planning of the Highway Department calls for the proposed 
Route 2l, Freeway to continue westerly across the state to Phillipsburg after 
looping north of Morristown, Departmental studies thus far have been concentrated 
on the 12 mile portion of the route between the Morristown area and Springfield. 


(more ) 
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1960 
Uede 22 - Phillipsburg-ADV. 
Warren County 


IMMEDIATE RELEASE 


Trenton, April 12 - Bids for construction of three jug handles on U.S. 
22 (iforris Street) in Phillipsburg and Lopatcong Twp., Warren County, will 
be received by the New Jersey State Highway Department May 5. 

Highway Department plans call for a pair o: jug handles to handle traffic 
movements at Roseberry Street and another jug handle at Bates Street. Jug 
handle ramps will be paved with bituminous concrete. Five openings in the 
U.S. 22 center island at Sargeart Avenue, Prospect Street, and three inter- 
mediate locations will be closed. 

At Roseberry Street the jug handle on the south side will be of the re- 
verse variety -- that is, it will provide that the motorists wishing to turn 
left from U.S. 22 continue past the Roseberry Street intersection and then 
double back on the jug handle to the local street. From there he will cross 
U.S. 22 under traffic light control. 

On the north side of U.S. 22 at Roseberry Street a conventional jug handle 
is proposed. Its construction will allow motorists to make left-hand and U- 
turns in safety from outside the main traffic lanes. 

Another reverse jug handle will be built on the south side of the highway 
at Bates Street. It will enable mortorists to enter Ingersol Street which is 
directly across U.S. 22. Opposite Bates Street local streets (Sargeant, Ingersol, 
and Elder) will be used instead of a jug handle to accomplish the turning move- 
ments. 

According to a Highway Department spokesman, the construction will result 
in a freer flow of traffic on U.S. 22 and the local streets, permitting safer 
and quicker access to a hospital in the vicinity and to an industrial establish- 


(more ) 


ltiva (asbhla ae 


a ae | = if Mies Oi 


BUREAU OF PUBLIC INFORMATION 
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IMMEDIATE RELEASE 1960 
Admiral Wilson Boulevard-ADV. 
Barrier Curb and Ped. Overpasses 


Camden County 


Trenton, April 12 - Advancements in safety and convenience will be built 
into U.S. 30 in Camden (Admiral Wilson Blvd.) by the New Jersey State Highway 
Department under a construction project for which the Department will receive 
bids May 5. 

The contract, te be financed entirely by State Highway Department funds, 
will call for two pedestrian overpasses, over a mile of concrete center barrier, 
and complete resurfacing. The project will extend for 1.7 miles between the 
Airport traffic circle (junction of Rts. 38, 30, and 130) and Eleventh Street, 
all in Pensauken Township and Camdene 

The pedestrian overpasses will be located at 16th Street and at Rodman Ave. 
Each will be built complete with safe railings, stairways, and a travel surface 
six feet wide. 

Dividing opposing directions of traffic on Admiral Wilson Blvd. will be the 
latest tvpe of concrete barrier curb. Measuring thirty-two inches high and two feet 
Wide at the base, the new barrier will extend from a point half way between 12th 
Street and the Pennsylvania Railroad overpass to the airport circle. The only 
openings in the curb will be on either side of the Cooper iver Bridge. These 
emergency openings will enable local police to reverse direction of vehicles 
adjacent to the bridge in case it should mal-function. 

The Highway Department's maintenance forces are currently repairing the Cooper 
River bascule span to insure against possible future trouble. 

Resurfacing of the entire U.S. 30 roadway within project limits will also be 
included. Two layers of bituminous concrete, each one and one half inches thick, 


Will be spread. 
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BUREAU OF PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1960 
Rt. Y-Barrier Curb & Resurfacing 
Bergen County 


IMMEDIATE RELEASE 


Trenton, April 6 ~ George M. Brewster and Son of Bogota with an offer of 
232,621.91 submitted the lowest of seven bids received by the New Jersey 
State Highway Department today for extensive safety improvements on Rt. l in 
Teaneck, Englewood, and Fort Lee, Bergen County. 

The improvements will include resurfacing the highway for 1.7 miles between 
the Teaneck~Englewood line and a point 1000 feet south of Kenwoed Street, Fort 
Lee; improvement of access ramps at Jones Road in Englewood; and installation 
of uniform concrete barrier curb for 1.5 miles between Lafayette Avenue and 
Jones Road. 

According to a Highway Department spokesman, the existing surface of Rt. 
on the wide ye the vicinity of Jones Road has become worn, and in wet 
weather very slippery. In addition, the motorist encounters an adverse bank 
on this curve. Department plans call for resurfacing this section with "sand 
asphalt". This special surfacing material contains sharp sand particles which 
provide a highly effective anti-skid surface. Several years of successful use 
on the Pulaski Skyway have demonstrated sand aspralt's effectiveness. 

' In the Route section between Lafayette Avenue and Jones Road, several 
types of center barrier were installed experimentally by the Highway Department 
in 1956. Knowledge gained from these installations has proved invaluable, 
according to the Department spokesman. Plans now call for removal of the 
experimental types and replacing them with standard and uniform concrete center 
barrier of the type measuring thirty inches wide at the base and twenty inches 
high. Barrier curb which now protects traffic on over 70 miles of state highways 
has been nearly 1004 effective in eliminating head-on collisicns. 


(more ) 
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ao barrier Curb and Resurfacing 
Bergen County 

Another part of this 100% State financed project will be paving an 
access ramp at Jones Road. Though this facility, which leads from southbound 
Route to Jones Road has long been in use, no permanent pavement was ever 
installed. In addition, the ramp leading from Rt. to Irving Street will bs 
widened to permit two way traffic thus making possible Route  U-turns. 

The entire project is part of a Highway Department over-all program of 
building safety and convenience into outmoded roads. Resurfacing, barrier 
curbs, creeper wean: overpasses, and jughandle turns are all ingredients in 
this continuing effort. 

During the construction operations there will be a minimum of interruption 
to traffic on Route . Four lanes of traffic will remain open (two in each 
direction) except that on°Tuesdays through Thursdays from 10 a.m. to 3 p.m. 
one lane may be closed. This will result in one lane in one direction and 
two in the other. The same scheme will be employed on Fridays from 10 asm. 
to noon and on Sunday from 6 aem. to 1 p. m. 

Trained traffic directors, in uniform, warning signs, flares, and barricadgs 
will be employed as needed for the protection of both workmen and traffic. 

The entire project is to be completed in 55 working days. 

Other bidders included: The Union Bldg. & Const. Corp., Passaic, #2h3,240.61; 
Samuel Braen Sons (Hawthorne Division), Hawthorne, 252,717.26; Franklin Cont. 
Co., Little Falls, $26,500.15; Gallo Asphalt Co., Irvington, 268,238.78; 
P.T.&L Const. Coe, Ince, Paramus, $275,366.10; Scaletti Knowles, Inc., Pompton 
Lakes, 289,301.55. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1960 
Interstate Route 80 - BIDS 
Howard Blvd. to Landing Rd. 


Morris County 


Trenton, March 29 - Conduit and Foundation Corp., of Philadelphia, with 
an offer of 2,118,501.70 submitted the lowest of 10 bids received by the New 
Jersey State Highway Department today for Interstate Route 80 construction in 
Morris County. 

The proposed fo fack by linking with completed I-80 sections to the east will 
permit U.S.46 motorists to by-pass the town of Dover. 

All bids will be reviewed by State and Federal engineers before the contract 
is awarded. 

’ Plans call for grading and paving a 1.8 mile long section of the super- 
i 

pi highway from Howard Boulevard in Mt. Arlington to Landing Road in Roxbury. 

[ : Completion of this section of I-80 will provide motorists with continous 

i freeway for 10 miles from U.S. 6 just east of Denville to U.S. 6 at Landing 

Road just east of Netcong. 

Of the three projects which make up this section, two were opened to traffic 
last October 30. One of these, extending 2.5 miles from U.S. 6 west of Denville 
to Mt. Hope-Rockaway Road, was begun in the summer of 1957 and completed at a 
cost of nearly 5 million. The adjacent portion which continues to Route 15 
is 2.2 miles long, was begun in mid-1957, and completed at a cost of about 
million. 

The 3-7 mile portion from Route 15 to Howard Boulevard is nearly completed. 

It was begun in the summer of 1958 and will cost about »6.6 million. 

Interchanges will be constructed at each end of the new section providing 


motorists access to both cross roads and also to U.S. 46 by long ramps leading 


from I-80 near Landing Road. In the interchange area Landing Road will be 
(more ) 
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1960 


Interstate Route 80 - BIDS 

Howard Blvd. to Landing Rd. 

Morris County 
dualized, with a new roadway constructed for southbound traffic and the existing 
facility, after improvement, serving northbound. 

The Freeway's dual roadways will each provide three traffic lanes on a 
37 foot paved width. Hard-surfaced shoulders twelve feet wide will follow along 
the outside edges, and the roadways will be separated by a 2 foot wide center 
island. 

Freeway pavement will consist of a 20 inch thick subbase, a seven inch thick 
macadam base course, and a surface of three inches of bituminous concrete. 

Shoulders will be built on a 22 inch subbase and a six inch stone base 
course, topped with two inches of bituminous concrete. All interchange ramps 
will be paved with bituminous concrete. 

Side roads intersecting I-80 will have a minimum of traffic interruption 
during construction. While the Landing Road intersection is being built, 
southbound traffic will be diverted to Shippenport Rd., and a temporary traffic 
Signal will be installed at Shippenport Rd. and U.S. 6 whem the former is 
opened to one way traffic. All other roads will remain open at all times on 
new or existing pavement. There will be no interference with railroad traffic. 

The entire project is to be completed in 150 working days. 

Other bidders included: S.J. Groves & Sons, Co., Woodbridge, $2,122,35.67; 
Public Constructors, Ince, Blackwood, 2,223,545.39; George M. Brewster & Son, 
Brees, bogota, $2,232,502.2; P. Te. & Le. Construction Coe, Paramus, $2,2h3, 737.623 
The Mal-Bros. Contracting Company, West Caldwell, 2,28,594.97; Elmhurst 
Contracting Company, Long Island, New York, $2,195,522.69; J.F. Chapman & Sons, 
Ince, Hillside, §2,661,368.40; Samuel Braen Sons, Hawthorne Division, Hawthorne, 
2, 751,420.07; Glasgow Inc., Glenside, Pa., $2,283,886.60. 

The new project is but one segment in the proposed 67.7 miles of I-80 to 


be located in New Jersey. Total cost of our State's portion of this coast-to-~ 
(more ) 
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1960 


Interstate Route 80 - BIDS 
Howard Blvd. to Landing id. 
Morris County 
coast freeway is »291.1 million. Other segments under construction include a 
$2e7 million bridge to carry the freeway over the Passaic River and smaller 
structures in the Netcong area to take the Freeway over local roads. 
Scheduled for construction this year on I-80 is the Bergen County section 
linking Route 17 with the George Washington Bridges The Freeway is expected 
to take traffic from the congested bridge area and distribute it among New Jersey 
highways. The New Jersey State Highway Department has allocated »40 million for 
these modern George Washington Bridge approaches. 
All work on I-80 is part of the Federal Government's proposed 1,000 mile 
long network of Interstate and Defense Highways designed to connect major metro- 


politan areas in 49 states. In New Jersey 368 miles of the freeways will be 


built at an estimated cost of nearly one and one-half billion dollars. 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 
RELEASE THURS.P.M., MAR. 2h 1960 
INTERSTATE ROUTE 80 


PUBLIC HEARING 
MORRIS-ESSEX COUNTIES. 


Trenton, Mar. 2h - A public hearing on an additional 13.2 miles of proposed 
Interstate Route 80 alignment in Morris and Essex Counties will be held by the 
New Jersey State Highway Department on April 20. 

The hearing, scheduled for 10:00 a.m. in the Parsippany-Troy Hills High 
School gymnasium, eet and Vail Roads in Parsippany-Troy Hills Township, will 
cover proposed location of the new freeway between Route 53, Denville, and the 
Passaic River (Passaic-Essex County line) in Caldwell. 

It will bring total mileage of the 67.7 mile cross-state freeway's alignment 
thus far presented by the State Highway Department at public hearings to h5 miles. 

The route section to be covered by the April 20 hearing will link previously 
aired alignment sections to make the 5 mile total continuous between I-80's 
Bergen County connections with the George Washington Bridge and Route U. S. 6 
west of Netcong in Morris County. The most easterly part of I-80 is locally 
referred to as the Bergen-Passaic Expressway. 

The -mile westerly part of the section covered hy the hearing, from Route 53 
easterly to a junction with proposed Interstate 287, will have dual 36-foot wide 
three-lane roadways separated by a 52-foot wide center island. This section will 
lie south of existing U.S, hé. 

Interchanges in this section will be proposed at Route 53, Littleton Road 
and I-287. Bridges will carry Fox Hill Road, Littleton Road and Parsippany Road 
over the Freeway. The Freeway will overpass the Lackawanna Railroad. 

The center 2,6 mile section, from I-287 easterly to an intersection with I-200 
(the Essex East-West Freeway), will be a dual-dual facility of at least eight 


traffic lanes with 28-foot wide grass center islands separating all four 2h-foot 


wide roadways. 
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Interchanges are proposed at Beverwick Road, I-287 and 1-280. At the latter 
ation U.S. Route l6 also crosses through the area and will be incorporated in 
tem of ramps and bridges to permit traffic interchange. Bridges will carry 
“wick Road and Troy Brook Road over the Freeway. 

a = 6.6 mile easternmost section will have dual 36-foot wide three-lane 

ays, sejdrdted by 52 foot wide center island, continuously between the 

ite 1-280 interchange and the Passaic River. The route's alignment in this area 
iS oposed to swing north just east of Hook Mountain Road and head east on the 
northerly side of Big Piece Road Gieaieeekiie Padaaic River, just north of Route 
is » hb. = 


__Interchanges are proposed at Hook Mountain Road and Two Bridges Road. Change 
dge Road will be carried over the Freeway. Other structures will carry the 
- Freeway over Hook Mountain Road, Two Bridges Road, Horseneck Road, and the 
Rockaway and Passaic Rivers. 
| Each of the proposed I-80 roadways will have a 12-foot wide hard surfaced 
shoulder along its outer edge and a four-foot wide inner safety shoulder adjacent 
to grass island areas. Right of way width of the Freeway will vary from 250 
and 300 feet to ereater widths in interchance areas. 

The 13 mile I-80 section covered by this hearing extends at its westerly 
h end to within approximately two miles of a 5-mile section of the freeway opened 
last fall to traffic. This five mile section, between Route l6 east of Denville 
to Route 15, forms the major part of what is locally termed the "Dover By-Pass". 


(more) 
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36 
1960 
INTERSTATE ROUTE 80 


PUBLIC HEARING 
MORRIS-ESSEX COUNTIES 


Another 3.8 mile section, from Route 15 west to Howard Boulevard in Mt. 
Arlington, is nearly finished. Bids for construction of an additional two miles 
to the west that will complete the Dover by-pass by again connecting with Route 
U.S. h6 near Netcong will be received by the State Highway Department March 29. 

Construction and right-of-way plans are nearly finished for all sections 
of I-80 east of the peteako River. Under the Department's 1959-60 fiscal program 
*hO million has been allotted for starting construction of the route east of N.J. 
Route 17. An additional “16.7 million has been set aside for right-of-way 
acquisition in this area. 

Other construction plans a re nearly complete for the two mile section 
between Route 53 (the westerly hearing limit) and the eastern end of the completed 
5-mile section at Denville, as well as another two-mile section of the route 
south of Netcong. 

Alignment studies, preparatory for a future public hearing, are underway 
for the 22.7 mile section of the new interstate route from the Netcong area 
westerly to Columbia, Warren County, where it will join the existing Route U. 5S. 
611 Freeway. 


Total cost of the route in New Jersey is estimated at $291.1 million. 
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BUREAU OF PUBLIC INFORMATION 


1EW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton 


TUxedo 2-3000- Ext. 431-432 


RELEASE P.M. MONDAY, MARCH 21 1960 
Interstate Route 95 
Bergen-Passaic Expressway 


Right of Way 


Trenton, March 21 - The New Jersey State Highway Department has informed 
63 Fort Lee property owners that negotiations for acquiring their land will 
get underway in the very near future. 

The eratarise totaling 78 parcels, is needed for a Bergen County section 
of Interstate Route 95 (I-95), the Bergen~Passaic Expressway, between Route 
and a point East of Fletcher Avenue, Fort Lee, a distance of ol miles. 

Letters apprising the individual property owners of coming appraisals and 
negotiations were mailed Friday, (March 18), together with a pamphlet des- 
cribing the Department's right of way procedures as well as rights of the 
property owner. 

This section of I-95 will connect the George Washington Bridge approaches 
with State highways in northern New Jersey. Highway Department plans are 
expected to call for a freeway of eight to ten lanes. 

Under the Highway Department's 1959-60 fiscal year program, Bergen Freeway 
construction is to be started between the bridge and Route 17. The section 
west of Teaneck Road will be on Interstate Route 80 (I-80). I-95 turns south 
at Teaneck Road toward Trenton, and ultimately Key West, Florida. The 67.3 
miles to be built in New Jersey will cost an estimated 188.2 million. 

I-80 will proceed across the State to the Delaware Water Gap, the entire 
67.7 mile freeway costing $291.1 million. I-80's national terminus in the 
west will be San Francisco. 
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meer PUBLIC -INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 1960 


Interstate Route 78 
Union and Essex Counties 


shventon; March 28 ~ The mayors of Union, Maplewood, Hillside, and 
Irvington met here today with top State Highway Department officials for 
a review of Departmental studies of Interstate Route 78 alignment alternates 


that might affect their home municipalities. 


According to a State Highway Department spokesman, the review centered 
E on the location, building displacements, principal design features and 
the effect on tax ratables involved in three alternate alignments under 


study between the Springfield-Union line and Shaw Street, Newark. 


The Department spokesman said the session was aimed at acquainting 
the municipal officials with all facets of the alignment studies in order 
that they might be in a position to offer suggestions or local proposals 
for review and possible incorporation before the alignments are prepared 
for a public hearing. 
Because of the nature of the meeting, no final conclusions were reached, 
the spokesman Said, nor was the date or location of a public hearing set. 
Attending the meeting were Mayor F. Edward Biertuempfel of Union, 
Mayor Alan R. Kemp of Maplewood, Mayor William E. Lovell of Irvington, 


Mayor William Di Buono of Hillside, State Highway Commissioner Dwight R. 


G. Palmer, State Highway Engineer Otto H. Fritzsche and engineering advisors 


of the municipal officials and Highway Department, 


The three alternate alignments presented were described as follows: 
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1. Northerly line starting at the Springfield-Union line just east of Spring- 
field Avenue approximately 000 feet northeasterly of the intersection of Morris 
Avenue and Springfield Avenue thence, proceeding in a general easterly direction 
crossing Vaux Hall Road between Hilton Street and Burnett Avenue thence, still in 
general easterly direction crossing Burnett Avenue to the southwest of Alpine Avenue 
thence continuing in a general easterly direction crossing Stanley Terrace in the 
vicinity of Rahway Valley Railroad thence, continuing in a northeasterly direction 
crossing the Union-llaplewood line just to the west of Vanness Terrace thence, pro- 
ceeding in a general easterly direction crossing Boyden Avenue just to the west of 
the intersection of Boyden and Stuyvesant Avenue crossing into the Town of Irvington 
and proceeding in a general easterly direction crossing Stuyvesant Avenue just south 
of Harper Avenue continuing in a easterly direction crossing Garden State Parkway to 
the south of the Irvington General Hospital property still continuing in an easterly 
direction crossing Chancellor Avenue in the vicinity of Kuna Terrace still in an 
easterly direction along Melville Place crossing Lyons Avenue into Newark approxi- 
mately between Cordier Street, Irvington,and Stecher Street, Newark, thence con- 
tinuing just in a general easterly direction to Shaw Street in the vicinity of 
Wainwright where the three alignments meet at a common point terminating this study. 

2. Middle Line starting at the Springfield-Union Line just east of Springfield 
Avenue approximately 000 feet northeasterly of the intersection of Morris Avenue 
and Springfield Avenue thence, proceeding in a yzeneral easterly direction crossing 
Vaux Hall Road between Hilton Street and Burnett Avenue thence, still in a general 
easterly direction crossing Burnett Avenue to the southwest of Alpine Avenue thence 
curving to the right in a general southeasterly direction roughly paralleling 
Leonard Terrace and to the north thereof crossing Stuyvesant Avenue south of 
Stanley Terrace passing between the Hollywood Cemetery and Hollywood Memorial Park 
thence in a general easterly direction crossing Elaine Terrace and along the 


southerly end of Stuyvesant Village thence, in a northeasterly direction crossing 
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the Garden State Parkway just south of the Irvington-Union line still proceeding 
in a northeasterly direction across Chestnut Avenue to the south of Bedford 
Terrace thence, still in a northeasterly direction crossing Chancellor Avenue 
between Woolsey and Stecher Streets still in a northeasterly direction crossing the 
Irvington-Newark line to Shaw Avenue and the terminal point of this study. 

3. Southerly line starting at the Springfield-Union line east of Springfield 
Avenue aporoximaterly 000 feet northeasterly of the intersection of Morris Avenue 
and Springfield Avenue thence, proceeding in a general easterly direction crossing 
Vaux Hall Road between Hilton Street and Burnett Avenue thence, still in a general 
easterly direction crossing Burnett Avenue to the southwest of Alpine Avenue thence, 
curving to the right in a general southeasterly direction roughly paralleling 
Leonard Terrace and to the north thereof crossing Stuyvesant Avenue south of 
Stanley Terrace passing between the Hollywood Cemetery and Hollywood Memorial Park 
thence, in a general easterly direction crossing Elaine Terrace and along the 
southerly end of Stuyvesant Village thence, in a general southeasterly direction 
crossing Union Avenue to the west of the Garden State Parkway thence, proceeding 
in a general easterly direction across the Garden State Parkway crossing Ramsey 
Avenue to the north of Schacht Steel Company thence, continuing in a northeasterly 
direction crossing Chestnut Avenue between Hillside Avenue, Paine Avenue thence, 
continuing in a northeasterly direction crossing into the City of Newark parallel 
and on the west side of Fabian Place and crossing Lyons Avenue in the vicinity of 
Fabian Place and Lyons Avenue thence, in a slightly northeasterly direction to Shaw 


Avenue and the terminal point of this study. 
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According to the Department the northerly alternate would be ) miles long 
displacing 65 commercial buildings and 575 residences. 

The middle line would be h.2 miles long displacing 33 commercial buildings 
and 575 residences, 

The southerly line would be 4.3 miles long displacing 31 commercial buildings 
and 55 residences, 

As a key route in the National System of Interstate and Defense Highways, 
Interstate Route 78 will originate at New York City and terminate in Ohio. It 
will traverse New Jersey between the Holland Tunnel and Phillipsburg within the 
same travel corridor now served by Route U.S. 22. Its total length in New Jersey 
is estimated at 68.) miles and its cost at $388.5 million, 90 percent of which 
will be borne by the Federal Government. 

Public hearings prior-to fixing final alignment of the route through New 
Jersey have already been held to cover h7.3 miles of the freeway between Still 
Valley, Warren County, and the Springfield-Union line in Union County. More than 
1h miles are open to traffic. This includes a 9.3 mile section of the route 
that will utilize the existing Newark Bay Extension of the New Jersey Turnpike, 

a 3.2 mile newly constructed section in the vicinity of Clinton, Hunterdon 
County, and a similar h-mile section between Bloomsbury, Hunterdon County, 

and Still Valley, Warren County. Construction is now underway on an l,8 mile 
section of new alignment through the Jugtown Mountain area in Hunterdon County 


west of Clinton, 
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Monmcre Of PUBLIC INFORMATION 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton 


} 1960 
White Line Painting - Bids 
Northern Counties 


IMMEDIATE RELEASE 


‘Trenton, March 23 = The Lombardi Striping Corporation of Berkeley 
Heights, with an offer of ,85,)7.32, submitted the lowest of three bids 
received by the New Jersey State Highway Department today for renewing 
white painted traffic lines on State highways in 13 northern counties. 

Contract plans call for repainting all inside and outside edge lines 
in Sussex, Warren, Passaic, Bergen, Hudson, Union, Essex, Morris, Somerset, 
Hunterdon, Monmouth, iliddlesex, and Mercer Counties. This represents a 
total of 8,607,066 feet of lines. 

In addition, over half a million feet of the lines will be painted 
in the center of U.S. 22 roadways between Somerville and Phillipsburg and 
in the center of Route 69 between Trenton and U.S. 6 near Buttsville. 
Other center roadway lines are usually painted by Highway Department main- 
tenance forces. 

In all, over approximately 28,000 gallons of the white reflecting paint 
will be required, according to a Department spokesman. 

A contract covering inside and outside edge white lines in the eight 
southern counties is expected to be advertised for bids in the near future. 

The painting operations will affect traffic only during those brief 
periods when motorists encounter a painting machine. These machines will 


require no more than ten feet of pavement for their operation. 
The entire project is to be completed in 75 working days. A further 
proviso is that the contractor must begin his work by June 15. 


Other bidder were: James W. McCormick, Landsfield, Ohio, »85,970.00; 


The White Line Company, Inc., Scotch Plains, 992,13h.l3. 
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EW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1960 
ROUTE 28 - LVRR BRIDGE - BIDS 
Union County 


IMMEDIATE RELEASE 


anion , Mar, 16 - The Construction Service Company, of Bound Brook, with a 
price of $549,785.20, submitted the lowest of seven bids received by the New 
Jersey State Highway Department today for a major improvement on Route 28 (Westfield 
Avenue) in Roselle Rark, Union County. 

: All bids will be reviewed by State and Federal engineers before the contract 
is awarded, 

The work will include dualization of the route for three tenths of a mile 
from Coolidge Avenue to Bridge Street, including widening of the Lehigh Valley 
Railroad bridge over the highway. 

Existing Route 28 is a four-lane dual highway on either side of the proposed 
construction area. Within the construction area it narrows to provide only two 
lanes for traffic. The construction will make the dualization continuous between 
Coolidge Avenue and Seaton Avenue, 

Beginning at Coolidge Avenue, a new twelve foot center island will be built 
down the center of the street, providing a separate 32 foot roadway for each 
direction of traffic. The existing sand bag center island at the Faitoute Avenue 
intersection will be removed. 

Between Faitoute Avenue and Gordon Street a new jughandle will be built to 
provide safe access from Route 28 (westbound) to Gordon Street without making a 
left hand turn from within main highway limits. 

The dualization is to be continued from Faitoute Avenue westerly to a point 
about 200 feet west of Bridge Street to match the existing dualized portion of 


the route. This section carries the route over the railroad. 
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1960 
ROUTE 28 - LVRR BRIDGE ~- BIDS 
Union County 


This bridge will be widened on the north side to provide room for the route's 
dualization. The existing northern abutment will be removed and a new span con- 
structed and rolled into place when completed, 

New surfacing of special type will be spread between Faitoute Avenue and a 
point just west of Bridge Street. On top of a layer of bituminous concrete will be 
a layer one half inch thick of "sand asphalt."' This surfacing material includes 
sharp sand particles which give an anti-skid surface. 

Sand asphalt material will be applied to the existing pavement and also to the 
pavement to be constructed. It has proved highly successful in skid prevention 
on the Pulaski Skyway. 

Costs of the proposed Highway Department project will be shared with the 
Federal Government on a 50-50 basis. 

Route 28 traffic will be maintained through the work area with at least one 
lane open in each direction except when the new railroad bridge is actually being 
moved into place. At that time motorists will be carried around the work area by 
way of Centennial Avenue, South Avenue and Locust Street. 

Faitoute Avenue will remain open at the Route 28 intersection except when the 
intersection is being resurfaced. During this brief period motorists will be 


Carried around the area by way of Clay Avenue and Coolidge Place. 

Gordon Street will be closed to traffic only during the time required to 
resurface the Route 28 intersection when traffic will be diverted to Locust Street. 

The entire project is to be completed in 230 working days. 

Other bidders were: Peter W. Kero, Inc., Carlstadt, %590,205.90; Baylor Con- 
struction Corp., New York, NY., $62,211.20; Franklin Contracting Co., Little Falls, 
#655,087.95; Brann & Stuart, Trenton, $707,195.l2; J.F. Chapman & Son, Hillside, 
$733,617.u0; Scaletti-Knowles, Inc., Pompton Lakes, $810,02).30. 
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BUREAU OF PUBLIC INFORMATION 


PW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1960: 
Rts. 4 and 20 Ramps 
Public Hearing 


Passaic County 


_ FOR RELEASE THURSDAY MARCH 10 


Trenton, March 10 = The New Jersey State Highway Department will hold 
ze public hearing March 28 on new ramps connecting Rt. (Broadway) and Route 
20 (McLean Blvd.) in Paterson, Passaic Countye 

The hearing is scheduled to begin 10 aem. in the Paterson City Hall 
Council Chamber. 

Highway Department engineers will propose elimination of the existing 
traffic circle which distributes traffic between Routes and 20. This facility 
a can no longer handle traffic volumes with safety and free traffic flow. 
| Through traffic on southbound Route 29 must now make a cross traffic 
movement with northbound Route 20 motorists heading for eastbound Route h. 

Two new ramps under the proposed construction will be built to handle these 
two heavy movements with cross traffic eliminated by a new overpass separating 
thems 

Another new ramp will carry traffic from eastbound Route to southbound 
;. Route 20, while the other proposed ramp will carry southbound Route 20 motorists 
to eastbound Route h. 


The purpose of the public hearing is to give interested individuals and 


local officials an opportunity to express their views on the proposed Highway 
Department construction. 
According to a Highway Department spokesman, construction is expected 


to get underway by late spring or early summer this year. 
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TUxedo 2-3000 - Ext. 431-432 


1960 
U.S. 1 = MILLTOWN RD.OVERPASS 
BIDS - Middlesex County. 


.Trenton, Mar. 10 - Hess Brothers, Inc., of Parlin, with a price of 


q $897,467.05 submitted the lowest of 15 sealed competitive bids to the New Jersey 
- State Highway Department today for construction of a major cloverleaf interchange 


at U.S. 1 and Milltown Road in North Brunswick Township, Middlesex County. 


Engineers of the State Highway Department and the Federal Bureau of Public 


Roads will review all today's bids before the contract is awarded. 


The project also calls for complete rehabilitation of U.S. 1 for 1.2 miles 
from the U.S, 130 traffic circle northerly to College Farm Road. The center 
island will be replaced by a 20-inch high concrete center barrier of the type 
successful on over 70 miles of State highways in eliminating head-on collisions, 
The barrier will have no openings. 

In this area the Route 1 roadways will be widened to about 27 feet with 
new ten foot wide shoulders along the outside edges. Both roadways will be 
resurfaced with 3-1/2 inches of bituminous concrete. 

The new cloverleaf interchange will permit all conventional vehicular 
movements between U.S. 1 and heavily traveled Milltown Road. The new overpass 
will eliminate the dangerous at-grade intersection and promote a free flow of 
traffic, a Highway Department spokesman said. 


The proposed project is another segment in the Hishway Department's overall 


program for the modernization of U.S. 1. Extensive safety improvements in the 


form of barrier curb and "jughandles" have already been completed between Trenton 
and Jersey Avenue in North Brunswick Township. 


Additional turnarounds have recently been completed in Rahway. 
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2960, 
U.S. 1 - MILLTOWN RD. OVERPASS 
BIDS - Middlesex County. 
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A project for jughandles in Edison Township is underway, and scheduled for 


dis another grade separation at Woodbridge Avenue, together with rehabilitation 


| 


the route in that area. 
= ; 


Ww en all these projects are completed, U.S, 1 will be completely modernized 
ithin the 32 mile section between Trenton and the Garden State Parkway in Wood- 
ridge Township, with openings in the center island at jughandles and turnarounds 


Department plans call for further extension northward of the island closing 


Cost for the Highway Department's Milltown Road project will be shared equally 


by the Department and the Federal Government. 
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During the construction period there will be no reduction in highway width 


fag 


on U.S. 1. Four lanes will be open at all times with a minimum of two lanes open 


‘or Milltown Road. Special care will be taken during construction of the bridge to 
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sure no damage to people or property. 


Uniformed, and deputized, traffic directors will be utilized to promote safe 


and free traffic flow in the construction area. Flagmen and watchmen will escort 


} 
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_ contractor's equipment on and off existing roads in order to protect workers and 


motorists. Barricades, flares, and numerous warning signs will also be used. 
i The entire project is to be completed in 220 working days. 

Other bidders included: Public Constructors, Inc., Blackwood, $903,702.87; 
Peter W. Kero, Inc., Carlstadt, %931,966,25; Mal Bros Contracting Co., W.Caldwell, 
$933,238.17; Kingston Bituminous Products Co., Kingston, 938,823.18; Manzo Con- 
| tracting Co., Matawan, ‘939,839.81; Gaskill Construction Co., Riverside, ‘951,722,903 


Franklin Contracting Co., Little Falls, 955,067.80; C.H. Winans Co., Roselle, 


955,888.13; Scaletti-Knowles, Inc., Pompton Lakes, “981,793.80; Halecrest Co., 
Metuchen, “983,320.78; Middlesex Conc.Prod. & Exca. Co., Woodbridge, %990,713.63; 
J.F. Chapman & Son, Hillside, $995,936.28; M.J. Stavola, Inc., Red Bank,‘1,017,93h.3 
S.J. Groves & Sons Co., Woodbridge, %1,036,61h.65. 
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TUxedo 2-3000- Ext. 431-432 


rE re EASE 1960 

ee U.S. 611 FREEWAY - WATER GAP 
Re-Opening 

Warren County. 


- ES 


_ Trenton, Mar. 8 - The U.S. 611 Freeway through the Delaware Water Gap, closed 


ee 


ll traffic since last fall to re-dress roadside rock slopes as a safety measure, 


| During construction operations through traffic was required to cross the river 
the Columbia-Portland toll bridge and pass through the Water Gap on the Penn- 
y- Bevaiiie side. 

i. The $156,000 highway safety improvement, located in Pahaquarry Township, 
Warren County, was financed entirely from State funds. 

3 dust a few feet north of the Gap steep slopes adjoin the Freeway. Loose 
hes, dirt, and boulders had occasionally rolled down the slope and onto the 
Freeway. Although no accidents resulted, the condition was a potential danger 
“te motorists, according to the Department. 

4 The proposed project involved "scalping" the slope by removing all loose 
ieterial, baring a slope of stable bedrock. 

After the project was begun it was found the loose material extended far 
deeper than had previously been estimated. Removal of this extra material 
required an additional three months. 

The project is now virtually completed with small amounts of the slopes still 
to be scalped and some additional work on retaining walls required. Short sections 


of barrier curb, removed during the construction, will be replaced as soon as 


weather permits. 
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